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DD/A/ODP WEEKLY REPORT CA PVEE VGC 
hol ise 


Weeks of 17-31 December 1980 


I. Major Activities During the Past Two Weeks: 


A. Support to DDO: (U) 


MEME (Minicomputer Data Base EZ) The 25X1A 


25X1A 
first two terminals have been installed at the State Dept. and 
have successfully accessed the data base a Pe a 25X1A 


(C) 


B. Support to PTO: (U) 


CAMS (COMIREX Automated Management System) The plans for the 
CAMS1 Dual Mode (DM) Interface test with the [have been 25X1A 
tentatively adopted per a meeting with CMB/PTO on 23 December 
1980. Resources will be adjusted to support this effort on a top 
priority basis during the months of January and February 1981. 


2oX1A EE (4100) 


25X1A attended a COMIREX meeting at 
25X1A on 15 and 16 December. | COMIREX on the Pro- 25X1A 


cessing Segment of CAMS2. (U) 


25X1A On 18 December 25X1A 
attended the Tasking Segment Design Concept 


Review of CAMS2. Of particular interest were the Tasking Segment 
requirements, interfaces, design concepts, transition, timeliness, 25X1A 
schedules, and DBMS simulations. I (©) 


II. Personnel Items: 


25X1A D Div. co-ops, returned to school, 
effective 12 December 1980 


25X1A ae C Div. co-op, returned to school, effective 19 
December. 


25X1A Eee 2 Div. secretary, reported to work in the Off- 


ice of Communications, effective 22 December. 
25X1A Her old address: 2D42) x8377 
Her new address: 2B07 (no extension avail. yet) 


25X1A G)sn2s ceturned to!) Div. for her third co-op tour. 
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31 December 1980 


MEMORANDUM FOR: Director of Data Processing 
THROUGH : Executive Officer 


FROM 


: : STATINTL 
Acting Chief, Management Staff, ODP 


SUBJECT : Management Staff Weekly Report 
for Week Ending 31 December 1980 


Magnetic Tapes 


The new procedures for the handling of Z and Y tapes in 
the computer centers are effective beginning 5 January 
1981. These procedures require Component Security Officer 
approval prior to the release to customer control of a Y 
(output) tape. An ODP notice describing the procedures has 
been forwarded to the designated Component Security Officers 
and ADP Control Officers. Customer Services Staff has also 
issued a "Tech Note" for the users. (AIUO) a 2 STATINTL 


Excess Equipment 


Management Staff distributed, to selected ADP Control 
Officers, two Headquarters Property Turn-In Documents. The 
documents described Spectral Dynamics hardware and Delta 
Data terminals excess to OSO and OD&E needs, respectively. 
No component interest was demonstrated and the equipment was 
declared excess to Agency needs. The acquisition cost of 
the excess equipment was estimated as $9,700. (U) 
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Outstanding Advances 


As of 16 December 1980, 27 advances rema 


in outstandin 
of which, none are delinquent. (U) ms 


STATINTL 
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31 December 1980 


MEMORANDUM FOR: Director of Data Processing 


ATTENTION: Executive Officer 
FROM: 

Deputy Director for Processing STATINTL 
SUBJECT: Processing Weekly Report for Week 


Ending 30 December 1980 


1. Systems Availability: Attached is the Systems 
Availability Report. 


2. SPD has provided the Tech. Writing group of CSS with a 
Stable version of the AIM system. This will permit them to test 
first hand the commands which they are trying to document. 


3. On Wednesday, 17 December, the 470/V6 encountered 
a low voltage problem. The 470/V6 remained idle from 1700 hours 
on, 17 December, to 0300 hours on, 20 December, at this time HEB 
replaced a cable on the UPS system. [xy STATINTL 


4. Final procurement actions are being completed to award 
the RFP for memory upgrade to the IBM 370/168's in the Ruffing 
Center. Upgrade is scheduled for February 1981 and as a result 
will make available additional fixed head storage devices 
(2305 drums) for the new VM system. [xy STATINTL 


5. The initial procurement of Hewlitt-Packard desk top 
plotters has been completed and the units tested and accepted. 
Ten of the 12 plotters have been installed at user sites. 


Att: a/s 
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24 DECEMBER 1980 


DDA/ODP 
SYSTEMS AVAILIBILITY SUMMARY 
MONDAY 15 DEC 1S8 THRU SUNDAY 21 DEC 1980 


CURRENT WEE: PREVIOUS 90 DAYS 


SYSTEM 15 DEC - 21 GEC 15 SEP - 14 DEC DIFFERENCE 
BATCH 98.57 97.79 % ff 
INTERACTIVE 97.28 97.05 + age 
GIMS 94.84 96.28 ~ 1.44 
CAMS 99.51 98.85 + .66 
OCR-COLTS 96.84 94.46  2eoe 
OCR-RECON 99.84 92.90 +. 6,94 
DDO-STAR 938.36 97.51 + Go 
OSWR-TADS 96.16 93.57 + 2059 


All systems, with the e»ception of GIMS, reported a 
positive week. GIMS experienced 2 hours of hardware outages 
due to a voltage cable problein and a 32 minute software error. 
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31 DECEMBER 1980 


DDA/ODP 
SYSTEMS AVAILIBILITY SUMMARY 
MONDAY 22 DEC 19830 THRU SUNDAY 28 DEC 1980 


CURRENT WEEK PREVIOUS 90 DAYS 


SYSTEM 22 DEC - 28 DEC 22 SEP - 21 DEC DIFFERENCE 
BATCH 99.26 98.34 +92 
INTERACTIVE 97.73 97.28 + 45 
GIMS 99.00 97.05 #2 TD 
CAMS 97.53 98.87 
OCR-COLTS 98.06 95.00 + 3.06 
OCR-RECON 97.78 93.66 + 4.12 
DDO-STAR 100.00 97.64 + 2.36 
OSWR-TADS 99.35 93.21 + 6.08 


All systems reported ar: above average week. 
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